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Message Text 

UNCLASSIFIED 

PAGE 01 BANGUI 00813 251135Z 
ACTION OC-06 

INFO OCT-01 AF-10 ISO-OO CCO-OO OCL-OO SY-05 /022 W 

251245Z 106882/44 

R 251103Z APR 77 
FM AMEMBASSY BANGUI 
TO SECSTATE WASHDC 8571 
INFO AMEMBASSY ACCRA 
AMEMBASSY MONROVIA 
AMEMBASSY NAIROBI 

UNCLAS BANGUI 0813 

STATE FOR OC/PE: A/SY/NSU 

ACCRA FOR RCO 

MONROVIA FOR ATO 

NAIROBI FOR RCO 

FROM POIC SEABEE TEAM 

E.O. 11652: N/A 

TAGS: ACOM. ASEC, NSU 

1 . OC/PE DRAWING AA-499 SHEET TWO (2) HAS PROPER CONFIGUREATION 
OF CCC, EXCEPT FOR FOLLOWING: 

A. R. FIVE (5) IS NEXT TO RM. FOUR (4) AND ALONG THE SAME 
BACK WALL. RM. 5 IS NOT SHOWN ON AA-499 SHEET 2. 

2. DIMENSIONS REQUESTED IN REFTEL ARE AS FOLLOWS: 

RM. ONE (1) WIDTH FROM POWER RM. CLOSET TO COLUMN AT DOOR TO 
RM. 4 IS 9 FT. 2 INCHES. DEPT IS 9 FT. 1 QUARTER INCH DEEP. 
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RM. TWO (2) 6 FT. 3 QUARTER INCH WIDE BY 9 FT 1 AUARTER INCH 
DEEPM 

RM. THREE (3) 9 FT. 9 INCHES WIDE BY 4 FT 3 AND 3 QUARTER 
INCHES DEEP. 

RM. FOUR (4) 9 FT 9 INCHES WIDE BY 21 FT. 8 INCHES DEEP. 
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FM. FIVE (5) 9 FT. 7 INCHES WIDE BY 13 FT. 5 AND 1 
HALF INCHES DEEP. 

RM. SIX (6) AT IT'S WIDEST POINT IS 23 FT 8 INCHES. AT 
NARROWEST IT IS 18 FT. AT DEEPEST IT IS 21 FT 2 INCHES 
AND AT SHALLOWEST IT IS 16 FT 10 INCHES. 

RM. SEVEN (7) 13 FT 9 INCHES WIDE BY 21 FT 2 INCHES DEEP. 

RM. EIGHT (8) 13 FT 5 AND 1 HALF INCHES WIDE BY 9 FT 2 
INCHES DEEP. 

3. THESE DIMENSIONS WERE TAKEN OFF OF ARCHITECTS DRAWINGS 
AND CONVERTED TO FEET AND INCHES. THEY SHOULD BE ACCURATE 
TO WININ ONE (1) QUARTER OF AN INCH. 

4. ANSWERS TO PARA. 3 OF REFTEL ARE AS FOLLOWS: 

A. ROOF IS CONCRETE. 

B. ROOF SHOULD ADEQUATELY SUPPORT ANTENNA SYSTEMS. 

C. ROOF WILL HAVE SLIGHT SLOPE (2 CM PER METER) FROM FRONT 
TO BACK. SLOPE WILL BE MADE WITH LIGHT WEIGHT CONCRETE 
TOPPING. ALL ANCHORS ETC. SHOULD THEREFORE BE INSTALLED 
INTO THE STRUCTURAL POUR OF ROOF WHICH WILL BE LEVEL. 
STRUCTURAL POUR WILL BE APPROXIMATELY SIX (6) INCHES 
THICK, AND LEVEL. 
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D. BUILDING IS TWO STORY AND NO BUILDINGS IN IMMEDIATE AREA 
ARE TALLER. 

E. LOWER LEVEL IS CONCRETE AND SHOULD ALSO SUPPORT ANTENNAS. 
QUAINTON 
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NNN 


Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 22 May 2009 



Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 22 May 2009 


Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 -Jan-1 994 12:00:00 am 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Sent Date: 25-Apr-1977 12:00:00 am 
Decaption Date: 01 -Jan-1 960 12:00:00 am 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 -Jan-1 960 12:00:00 am 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1977BANGUI00813 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: n/a 

Expiration: 

Film Number: D7701 43-0545 
Format: TEL 
From: BANGUI 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1977/newtext/t19770425/aaaaaupq.tel 

Line Count: 103 
Litigation Code IDs: 

Litigation Codes: 

Litigation History: 

Locator: TEXT ON-LINE, ON MICROFILM 
Message ID: 42e016a0-c288-dd11-92da-001cc4696bcc 
Office: ACTION OC 

Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: n/a 
Retention: 0 

Review Action: RELEASED, APPROVED 
Review Content Flags: 

Review Date: 10-Nov-2004 12:00:00 am 
Review Event: 

Review Exemptions: n/a 
Review Media Identifier: 

Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
SAS ID: 2710541 
Secure: OPEN 

Status: <DBA CHANGED> mcm 20041207 
Subject: COMMUNICATION OPERATIONS 
TAGS: ACOM, ASEC, NSU 
To: STATE 
Type: TE 

vdkvgwkey: odbc://SAS/SAS.dbo.SAS_Docs/42e016a0-c288-dd1 1-92da-001cc4696bcc 
Review Markings: 

Margaret P. Grafeld 
Declassified/Released 
US Department of State 
EO Systematic Review 
22 May 2009 

Markings: Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 22 May 2009 


Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 22 May 2009 



